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INFOQ, 


THs pocument CONTAINS LNFORMATION AFFECTING THE NAT. GBA DEFENSE a) 
OF THE UNITED STATES. WITHIN THS REAMING OF TIYLE 10. SECTIONS 799 & 
AMD 794, OF THE U. 5. CODER. AS AMENDED. 17S TRANSUISSION OR AEVEL By 
STION GF ITS CONTERTE TO OR RECEIPT BY AH UNAUTHORIZED Painson 
12 PRORIGITER OY LAW ydZ REPRODUCTION OF THIS PGR, 1s EROH:BITED: 


THIS IS .UNEVALUATED INFORMATION 
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&, dorms on the recenstrnetion of the second track mo the ‘leterverda-Luhland 
railroad Line was scheduled to bo started on 7 Anril and com le bed on i. 
Qpteber 1952, A total: of 21 :100 meters of raits 3 ; 
Project. A.total of 1,900 peters of sheng are 
period fron 3 June throurh 1 Aurust 1952 

be. Verk on the reconstruct: ior. nf the dismantled s 
“alkenbers railroad line was schedyled to be s 


iS till be required for thi 
te be delivered curiog the 


o- the Guben~ 
APYil and com- 


pleted on 31 October 1992. 4 total oF 119,060 raile will he re. 

quired for this project. Baring the reviod a : June vhrough 30 Septen- 

ber, a total of 1,000 meters of rails is to be deliverad daily. — 
CL) 
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the following amounts of ralls vw 
headquarters wrentioned fer the Mordrin 


rerional 


7 


Hes tonal. Natlroad Number of Meters of nails fence of Eatls 


ne} Se SRS to Be Made Available : enued 


‘sertin 35600 Naerow rause 
Dresden &,600 “tancar G rouge 
arfurt . 7,000 | poo 
Greifswald 9 000 As 

alle 2 5500 : 
Mardeburr - 2,000 ‘ 

Schwerin 1,500 4 ; 


A total of 2,00C ties will heave te be made available at the 
12,000 at the une lador? tie, derots, wile 6,000 ties are 
on call, by the denot at * “WELL 4 i, C00. by the denot ab 2 
3,000 by that in Mberswalde., (ej 
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On 4 June, DO Tere Liet2oweBing railroad line, which is under 


Soasvructiongcan be operated as fa as a peint 300 meters west of the Binz. 
onkran “ishway. (3) 
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4a. In order to save material, only every second tie used on the Lietzow-Dins, 

raiiroad line will be one piece, The comrbtion date for the line has been 
fixed fax mid-June. (3) 

Se The roadbed of the TempiinePronzlan raitrosac line is under construction. 
The Completion date Sor the Line pas hasn Tixed for the falk of 1952, 1 

&. On 17 Nay 1952, the railroad curve near D2ritz was stil’ 
under construction. /Ithouph this Line was eificially inaucurated in mid- Tey, 
it could not be opened te traffie because the railroad embankaent was 

So steep that earth slides cceur:id frequently. (5) 


in late Vay Lose, 
herr Vinger, TPNrronT : 
road headquarters, was mace Special tommissi for Rallis ard Ties and etic: 
to the Directorate Ceneral , Raliroads, = Cre of the first measures wes | 
an order to have every second tie on guard trecks of railroad stations Cisman. 
tled immediately and sent te existing permanent way construction materlals 
depots. (6) 


at 
a 


section Dovortm 
er 


GS, On 27 May 1952, the second track sn the bridge over the 
flood area of the Cder River at Kuestrin-Mietz was completed. (7) 
fo in early June 1902, the railroad bridge in Geerlits had 
sot been reconstructed, AL LEAD time, the debris of the bridee had been re- 
movec an a construction shed had been built on the Polish sice of the river, (8) 
i 25X1 


a 
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f rails, LS single and 17 crossing switches can be dicma 


~revicusly Stetbiner Eaknkaty 


at 7,200 me 


= ; 25X1 
vo Gn 1 June 1952, 


the dismantling of rails bo be usad Tor important railroedT construction 
projects had te be appreved by Major Karolin (fnu) of the SCC in Karlshorst. (115 


25X110. 


a. Harth=werks on the Nordring Rerlin construction project were started on 10 
June. A total of 500,000 cub a meters of earth will have to be noved. Neer 
Gergfelde, a cutting 8 to 1O meters deep will have to be meade, while the 
construction of a railroad embankment & to 10 meters high is required necr 
Noshlenbeck, A total of 2,000 workers will eventueliy he employed in the 


2 


fet, 


ivst construction stage. The Ban-tieien fires from Potsdam, Rvandenburp, Perlin, 
Ueunbury, anil Varen-Mueritgs have been contracted for this stece of he ore- 


” 


ect. Vobi i also be made 
available, Tt is expected that the Soviets will lend trucks for the execution 
of the project. Construction stace I includes the followine construction 
works 


42 Conetrue tion shens from Macdehurg and Berlin v 


r 


fade 
Fy 


(1) A railroad underpass south of Karow, vhere the Nordrine Zerlin crosses 
the four-track Gerlin-Stettin railroad line, am! the ra sing of tha 
Gavankvent of the latter line by four meters, (11) 


(2) Censtructicn cf some highway bridges, which invelves the raising of the 


embancnenis of the BuchholadInbrechtsfelda highway and National Jichway 
No 109 between Terlin and Prenglon . 


SECRET/CONTROL/US CFE TOT LS ony 


Approved For Release 2006/04/20 : CIA-RDP82-00457R013400300002-2 


25X1 


25X11 


25X1 


25X14 
25x1 


seers Foepepped Au ome TC PAM OT [id 25X1 
Approved For Release 2006/04/20 : CIA-RDP82-00457R013400300002-2 


4 
4 


Nailroac overpass south of Yuehlenbeck, where the new line po.cgs 
“2 


wer the Heidekraut railroad mee ne (Niederb.rnimer iisenbann}. (12) 
Git Construction of a railroad overpass cver the Muehlenbechk.<ioench- 
mughie highway. 
{S) The Huehlenbeck-Scheenfliess rozd will have to be raised to a Level 


wf about 6 meters. 
(6) The BDirkenwerder-Schoenfliess road will have to ve raised. (2) 


b, The Farsahn-Karow single track railroad line section connects the sowiner: 
section of the Berlin Cuter lreipht “ing and the Nordring Yerlin, censtrucs 
tion work on which has been started. On 15 June, 
an inspection of this rail link and in a conference at which the doula 
uracking of the line was discussed. (13) 

2. The course of the connecting curve southwest of Chatlovbenburge has Deen 
staked out. work on the project is expected to he started in the ne 
Pature.(h) 


[___[eorsonts. _ 
mae reconstruction o% the dismantled second track on a section of the Falkea- 


lorka/Vehrsirch main railroad line was included in the 1952 construction 

sot. by Soviet order, the double-trackinge co? the Guben-Falkenberg line 

declared a -riority project, fF __j 25X11. 
metion on tha Nerdring Derlin project wes transmitted screviously. See 

. Construction stare 7 cevrers the harm, 7Lankenburr 

“¢ section; tee compdetaon date has bern Faxed Pos the - 

“no on the reconstruction of Unis sing a2 track roiivead tine on 
wreich was dismantled by the Soviets, vas eae omitted 3 
ast report. 
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Tie acute shorta ge of 


eee 


rails and ties in the Soviet -one af Germany Led to 
the appointment of a special railroad conmissioney, who is charped with 
the alimination of this bottleneck. 

Taformation on the double trecking of the bridge over the Oder “iver neax> 


Ruesbtrin, including the bridve over the flood area of this river,was tran 
mitted previ OUsly« :or last report, 25X11 

Poe eee across the flood ares 25X14 
af the Ocer River has ll spans, each of them 15 meters Lone. 


this observation confirms that work on the ees oy the railroad 
viaduct over the Heisse River in Geerlits has not been started te date —L_ |] 


o 
Phe coacti WtIar at tne former Stettiner Ushnonef on 18 Vay was reported 
evivusly. e 
ajor Karelin (fnu) is reported for the first time. 
OY the four tracks of this line, itis are long-distance tracks and two used 
oy Une berlin interurban railroad stem. Cne Long-cistance track ant one 
teack of the interurban roilroad ae eten have Leon dismantled. 
The Heidekraut railroad line is a single track secomlary Line leading Lrom 
“erlin to Gress Sehnenebeck via “asdorf. Tt is in a poor condition 
The Margahn<Karow Line is part of the single-track nerthern section of the 


Serlin Guter Freight King, which was constructed in 1950. 
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